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Message Text 


UNCLASSIFIED 
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ACTION SY- 10 

INFO OCT-OI ARA-10 ADP-00 OCL-00 OC-06 CCO-00 FBO-OI /028 W 

030270 

R23I520Z JUL 73 
FM AMCONSUL RIO DE JANEIRO 
TO SECSTATE WASHDC 8865 
INFO AMEMBASSY BRASILIA 
ATO WASHDC 

UNCLAS RIO DE JANEIRO 2562 

DEPT EOR A/SY/FO/NSU 

E.O. 1 1652: N/A 

TAGS: ASEC OGEN PINS BR 

SUBJECT: SPECIAL PROJECT - RIO OB 

REE: STATE 143049 ( NOTAL) 

1 . POST ESTIMATES COMPLETION OF AREAS I AND II BY NLT 
AUGUST lOTH. POST DOES NOT REQUIRE NOW OR DURING THIRTY 
DAY BREAK SECOND SEABEE (UT). HOWEVER, COMMENCING 
CONSTRUCTION EOR AREA III, SECOND SEABEE (UT) WILL BE 
REQUIRED. POST WILL ADVISE NSU FIRM START DATE WHEN 
KNOWN. 

2. SEABEE HOELZEL WILL BE REQUIRED TO REMAIN ON SITE 
DURING THIRTY DAY BREAK TO SUPERVISE LOCAL CONTRACTOR 
AS FOLLOWS: 

A) COMPLETE lOTH FLOOR CORRIDOR CEILING AND ELECTRICAL 
INSTALLATION; 

B) COMPLETE GENERATOR ENCLOSURE ON I ITH FLOOR; 

C) SUPERVISE HOISTING AND INSTALLATION OF SHELTER 

FOR TELECOMMUNICATIONS EQUIPMENT ON CONGEN ROOF; AND 

D) REPAIR MOD II INCINERATOR WHICH IS IMPROPERLY 
INSTALLED. 

3. SEABEE HOELZEL WILL ALSO BE REQUIRED TO COMPLETE 
INSTALLING VAULT DOOR TO AREA III ONCE CONTRACTOR 
UNCLASSIFIED 
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COMPLETES WORK IN AREAS I AND II. THIS DOOR PRESENTLY 
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IN USE BY TCU AND CAN NOT BE INSTALLED PRIOR TO COMPLETION 
OF AREAS I AND II. IN ADDITION, MINOR STEEL WORK WILL HAVE 
TO BE DONE ONCE TCU MOVES FROM AREA III TO II WHERE 
EXISTING EMERGENCY POWER CABLES; ETC: NOW ENTER INTO 
CCC AREA. 

BOONSTRA 


UNCLASSIFIED 


NNN 


Deciassified/Reieased US Department of State EO Systematic Review 30 JUN 2005 



Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: PHYSICAL SECURITY 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 23 JUL 1973 
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Disposition Approved on Date: 

Disposition Authority: n/a 
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Disposition Comment: 
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Disposition Remarks: 
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Document Source: CORE 
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Drafter: n/a 
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Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: RIO DE JANEIRO 

Handling Restrictions: n/a 
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ISecure: 1 
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Review Action: RELEASED, APPROVED 
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Review Date: 07 JAN 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <07-Jan-2002 by philllr0>; APPROVED <21 FEB 2002 by smlthrj> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: SPECIAL PROJECT - RIO OB 
TAGS: ASEC, OGEN, PINS, BR 
To: STATE 
Type: TE 

Markings: Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 


Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 



